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SECRET 


sEMORAMINI POR: Acting Chief, Den-Db/F 

REBT ESE : Weekly Activities Report for 
contrants Start, © May to 
12 May LGOL 


iL. 64e6ton Treme: 
Sarde hecirbetombioret 


Recent contract acyotiations: The fourth quarter 
ecoutraeting tempo has aceelerated appreciably. 


the new Maral Program has required recent negobintions 
with LMED and associate Contractors, G-i and TREX. ; 
yage associate Contractor relationships have presente: 
some unique probleme, amd will require ineressed and. 
wontinving contractual coordination. 


cefinitieatlon of the CORONA Triple Program should be 
completed within two weeks. 


Jerloag contracts ule CXCART (initial guidance, auto~ 
pilot, engines, alr frames) have also required aubstantinl. 
fimdine attention se well as negotiating changes to this 
point. 


OXCART /MEDLOCK negotiations for the Tire control systes 
nave been completed. imgines negotiations ere procecciny 
and shoald be substantially complete by the end of thia 
“onubh. The AF-L2 fire control mock-up is scheduled for 


b. Ag reported lest week, Contracts Steff needs an approved. 
Agtivity Program trom Materiel staff forl___| “Tiida Zax] 
asount ie over acd above the budgeted amount of 
Te common spares procurement for FY-b1 from faire-/ 
is estimated to cost f the total cost 25X1 
of six new Jextants 01 for a total FY-61 25X1 
expenditure of 25X1 
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2. Pending Acbions: 
». SUBIECK 1 UXCARY Cupplen 1 Aetivity Progran 
feovering funding approval through 
ch quaxkes PY 1961) 
ACRION HEQUEGTED: 6 March 194) 
SUSPENSE DARE: : ASAP 
Acrion Parry ; cH/ne/pep 
b. SUBJECT : GGROWA Supplemental Activity Prograa 
(covering (-Priple Program) . 
ACPTON REQUESTED: Awaiting firmer deciaions cu funding 
required and saope of work 
SUSPENSE BATE : 15 March 1902 
SQRTON PamTy =: «G/B /DED 
co. SUBTECR : Mural Aetivity Program (@win COROHA 
Program) 
AGETO? ARGUEGRED: 21 Mareh 1901 
AQPTION PABFY  : 08/DB/DPD 
a. SUBTEOR THEALTO? Acitivity Program (1DEA~0165) 
ACEION REWMGTED: 27 April 1 
SUSPENSE DAME +: ASAP 
“TON PARTY 1 CH/DB/DED 
SIGNED 
Seief, 4a CealT, DPD 


aoe csepo/e| 
Metribution: 
orog ~ A/CH/DPD 
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